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GLOSSARY 


Alpha  -  Coef.  of  thermal  expansion. 

Boule  -  The  disc  of  glass  formed  in  the  furnace. 

Cell  -  Single  section  of  core. 

Core  -  Hollow  section  in  mirror  center. 

Crown  -  Refractory  cover  of  furnace. 

Ell  -  Half  section  of  a  cell. 

Flopping  -  The  turning  over  of  large  plates,  cores  or  mirrors. 

Flowout  -  Method  used  to  produce  large  diameter  plates  from 
small  diameter  boules. 

TM 

Glass  -  Used  in  the  report  to  mean  ULE  material . 

Post  -  Corner  section  to  which  2  struts  are  sealed  to  form 
an  ell. 

Spider  -  Spring  loaded  lifting  device  made  up  of  many  cables 
to  lift  cores. 

Squash  -  The  movement  applied  to  heated  edges  in  ell  and 
core  making  to  form  a  seal . 

Stack  -  Method  used  to  produce  thick  sections  of  glass. 

Standard  boule  -  60"  (1.52m)  diameter  @  1300#  (590kg). 

Starter  strip  -  Section  of  glass  used  to  start  core  manu¬ 
facture  . 

Strut  -  Flat  piece  of  glass  used  to  form  a  cell. 

Takeout  table  -  Machine  used  to  support  core  and  move  outward 
as  it  is  formed. 

Wax  plate  -  A  disc  of  glass  used  for  chucking  mirror  parts. 
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1.0  BACKGROUND  AND  OBJECTIVES 


The  objectives  of  this  study/  as  given  in  the  statement  of 
work  are  as  follows: 

1 . 1  Definition  of  Design  Concepts 

A  design  concept  will  be  developed  for  each  of  the 
following  pieces  of  equipment: 

1.  100"  furnace 

2 .  Coremaker 

3 .  Annealer 

4.  Sealing  furnace 

As  part  of  the  summary  report,  a  blueprint  for  each  of 
these  pieces  of  equipment  will  be  provided  showing  the 
general  design  concept.  In  addition  to  the  specific 
equipment  required,  a  blueprint  will  be  provided  showing 
the  approximate  location  of  the  100"  furnace  with 
appropriate  exhaust  ducting.  Also,  a  preliminary 
analysis  of  EPA  needs  will  be  provided. 

1 . 2  Cost  Estimates 

In  addition  to  design  concepts,  the  preliminary  engi¬ 
neering  or  scope  study  will  provide  firm  estimates  of 
costs  for  doing  the  detailed  engineering  required  to 
construct  the  cited  equipment. 

1.3  Construction  Costs 


The  summary  report  will  also  include  range  cost  esti¬ 
mates  for  constructing  the  equipment  necessary  for  the 
Large  Lightweight  Mirror  Construction. 

1.4  Schedule 


The  report  will  summarize  timing  estimates  for  the 
completion  of  the  detailed  engineering  and  construction 
of  equipment.  Long  lead  time  parts  will  be  identified. 

1 . 5  Contractor  will  review  and  update  the  Large  Light¬ 
weight  Fabrication  program  presented  in  Report  RADC-TR 
80-103  including  all  key  milestones  and  showing  the 
effort  interrelationships. 
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1 . 6  Contour  Grinder 

During  the  procurement  of  the  Contour  Grinder,  detailed 
designs  and  specifications  for  the  unit  will  be  developed. 
Contractor  will  make  all  plant  preparations  for  instal¬ 
lation  of  the  Contour  Grinder  and  demonstrate  proper 
operation  upon  completion  of  installation. 


2 . 0  TECHNICAL  REPORT  SUMMARY 

This  study  has  been  undertaken  to  provide  data  preparatory 
to  detail  design  engineering  on  equipment  for  manufacture  of 
a  large  lightweight  mirror  blank. 

2 . 1  Assumptions 

2.1.1  Assumptions  of  size  for  the  mirror  blank 
are  detailed  in  Table  9-1.  The  basic  design  for 
the  mirror  blank  is  assumed  to  be  similar  to 
recently  manufactured  space  telescope  blanks  for 
NASA.  Assumptions  of  mirror  blank  size  and  weight 
were  necessary  in  order  to  develop  equipment 
parameters . 

2.1.2  All  costs  are  in  1980  U.S.  dollars. 

2.1.3  Cost  estimates  for  detailed  engineering 
assumes  that  all  engineering  information  will  be 
generated  to  CGW  standards.  Drawing  will  have 
non-metric  dimensions. 

2.1.4  No  costs  are  included  for  project  super¬ 
vision,  coordination,  interim  reports,  or  final 
report  generation. 

2.1.5  Equipment  costs  assume  building  and  site 
preparations  are  complete  and  services  available 
within  6  feet  of  machinery. 

2.1.6  Schedules  assume  reasonable  preliminary 
planning  time  is  available  prior  to  commitment  to 
schedules . 

2.1.7  Engineering  cost  estimates  include 
technical  support  through  construction  and  equip¬ 
ment  start-up.  Process  development  and  documen¬ 
tation  (SOP's)  costs  are  not  included. 

2.1.8  It  is  assumed  that  existing  facilities 
are  adequate  for  all  equipment. 

2-2  Methods 


The  investigation  was  centered  around  improvement  and 
design  scale-up  of  existing  equipment  currently  utilized 
for  blank  manufacture.  The  purpose  was  to  identify 
potential  technical  problems  in  equipment  scale-up  if 
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they  exist.  Manufacturing  requirements  and  existing 
equipment  were  reviewed  as  a  base  for  developing  concepts 
for  new  equipment.  Design  concepts,  costs,  timing  and 
studies  necessary  for  reduction  of  concepts  to  practice 
were  developed. 

2 . 3  Results 

No  major  technical  problems  were  identified  which  would 
hinder  or  restrict  a  program  to  produce  large  light¬ 
weight  mirrors  through  scale-up  of  existing  equipment. 
Impact  on  emissions  from  manufacturing  processes  could 
be  major.  Conformance  to  emission  control  laws  will 
require  further  study  as  defined  in  paragraph  3.6. 
Feasibility  of  design  of  equipment  or  operational 
success  is  not  in  question  in  these  areas,  but  study  is 
necessary  to  identify  the  most  desirable  pollution 
control  systems . 

2 . 4  Costs 

Costs  are  summarized  below.  Details  are  available  in 
paragraphs  6 . 1  through  6.4. 

Engineering 
Consultant 
Construction 
TOTAL 

2 . 5  Timing 

Timing  for  design,  construction  and  installation  ranges 
from  sixteen  to  twenty-five  months.  The  longest  lead 
time  is  the  core  maker,  requiring  twenty-five  months  to 
complete . 

2 . 6  Future  Activity  Recommendations 

Steps  to  be  taken  subsequent  to  this  report  would 
include : 

1.  Completion  of  preliminary  engineering  on  equipment 
not  covered  by  this  study. 

2.  Completion  of  design  engineering  per  estimates 
included  within  this  study. 

3.  Completion  of  equipment  and  facilites  to  produce 
the  large  lightweight  mirror  blank. 


891.1  ($1000) 

687.5 
1,813.8 
3,392.4 


4 


4.  Completion  of  engineering  study  on  coremaker 
burners  as  defined  in  this  report. 

5.  Completion  of  engineering  studies  as  defined  in 
"Manufacturing  Study  for  a  Lightweight  Mirror"  - 
report  RADC-TR-80-103 . 

6 .  Long  lead  time  item  procurement  where  impact  to 
customer  schedule  is  deemed  significant. 
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PRELIMINARY  ENGINEERING  -  LONG  LEAD  TIME  EQUIPMENT 

3 . 1  100"  Glassmakinq  Furnace 

Current  furnace  operation  indicates  that  design  of  this 
size  furnace  will  be  successful  by  scale  up  of  existing 
equipment. 

3.1.1  Furnace  (Illustration  8.1) 

This  furnace  will  be  used  for  the  manufacture  of 
100"  (2.54m)  boules  for  the  fabrication  of  160" 

(4m)  plates  free  from  vertical  seams  for  Large 
Light  Weight  Mirrors  (LLWM).  The  main  function  of 
this  furnace  is  to  laydown  ULE  material  by 

flame  hydrolysis  of  batch  materials  carried  to  the 
furnace  burners  by  oxygen  gas  and  to  fuse  this 
material  into  a  glass  boule. 

The  material  is  introduced  through  natural  gas 
fired  burners  and  deposited  onto  a  rotating  mold 
that  is  continuously  lowered  to  maintain  a  constant 
distance  from  the  furnace  burners,  located  in  the 
crown,  to  the  top  of  the  boule.  Normal  operating 
temperature  for  the  furnace  is  1675°C  ±  25°C. 

An  exhaust  system  connected  to  the  furnace  at  four 
points  will  carry  off  the  products  of  combustion 
and  the  excess  material  to  a  pollution  control 
system.  This  is  depicted  in  illustration  8-6. 

The  furnace  structure  will  have  two  doors  which 
will  open  to  expose  the  entire  diameter  of  the 
furance  interior  for  unloading  of  boules. 

The  furnace  controls  for  firing  and  monitoring  the 
burners  and  controlling  the  raw  material  for 
making  the  boule  are  located  in  a  panel  adjacent 
to  the  furnace . 

Successful  operation  of  the  furnace  will  require  a 
development  program. 

3.1.2  Laydown  Table  and  Drive  System  (Illustration 

8.1) 

The  laydown  table  and  drive  system  for  a  100" 
(2.540m)  forming  furnace  would  consist  of  newly 
designed  121"  (3.073m)  diameter  table  and  drive 
system,  to  support  and  rotate  the  refractory  base 
which  contains  the  glass  as  it  is  formed. 


6 


Table  construction  would  be  similar  to  Coming's 
existing  smaller  laydown  tables,  fabricated  of 
steel  top  and  bottom  plates  welded  to  a  hub  and 
wide  flange  beam  framework.  Thermal  shielding  to 
protect  the  drive  system  would  be  fastened  to  the 
outer  edge  of  the  table.  The  drive  system  is 
based  on  an  existing  propreitary  Corning  design 
which  has  been  evaluated  to  determine  the  required 
modifications.  These  evaluations  consisted  of 
both  mathematical  modeling  and  shop  trials. 

The  table  sub-assembly  would  be  supported  by  three 
heavy  duty  swivel  casters  mounted  on  equally 
spaced  arms  extending  from  the  gear  case  of  the 
drive  system. 

A  motorized  sub-assembly  located  beneath  the 
caster  arms  would  support  the  drive  system  and 
permit  height  adjustment  of  the  laydown  table 
while  in  operation. 

3.1.3  Furnace  Location  (Illustration  8.6) 

Existing  storage  in  Furnace  Room  4  will  be  relocated 
to  make  room  for  the  100"forming  furnace,  which 
will  require  600  ft  (56m  ).  Support  and  production 
equipment  currently  located  in  the  furnace  room 
area  will  stay  in  place. 

The  proposed  layout  for  the  100"  fused  silica 
furnace  shows  the  furnace  in  the  northeast  corner 
of  Furnace  Room  4.  The  burner  panels  will  be 
located  along  the  north  and  east  walls.  The 
furnace  opens  toward  the  center  of  the  room  to 
allow  for  ease  of  access. 


3 . 2  Fusion  Sealing  Furnace  ( Illustration  8.2) 

This  new  furnace  will  be  used  to  fusion  seal  the  component 
parts  of  a  Large  Lightweight  Mirror.  Parts  placed  in 
the  furnace  are  heated  sufficiently  to  allow  them  to 
flow  together  and  then  cooled  rapidly  to  prevent  sagging 
out  of  shape.  The  ability  to  rapidly  heat  and  cool 
down  this  large  furnace  is  critical.  Existing  furnaces 
in  the  Canton  facility  are  not  suitable  for  expansion 
to  perform  the  function.  The  furnace  will  be  equipped 
with  natural  gas  and  oxygen  burners  capable  of  providing 
temperatures  in  excess  of  1700°C.  The  fuel  mixture  is 
introduced  into  the  furnace  through  multiple  burners 
individually  controlled  by  flow  meters  housed  in  panels 
mounted  adjacent  to  the  furnace. 


The  cavity  of  the  furnace  is  large  enough  to  fusion 
seal  a  LLWM  160"  (4m)  in  diameter  and  30"  (76m)  high. 

The  mirror  blank  during  heating,  sealing  and  cooling 
will  rest  on  a  circular  table  that  rotates  to  maintain 
uniform  temperatures  throughout  the  parts. 

The  refractory  surface  of  the  table  can  be  shaped  to 
seal  convex,  concave,  or  piano  mirror  blanks  or  plates. 

The  design  of  this  furnace  is  similar  to  existing 
furnaces  currently  in  use  in  Corning  Glass  Works.  No 
new  technolgy  is  required  for  this  design.  Detail 
engineering  will  define  such  parameters  as  number  of 
burners  and  burner  layouts,  thermal  analysis,  process 
gas  manifold  and  control  system. 

3 . 3  Annealer  (Illustration  8.3) 

This  kiln  is  disigned  to  provide  a  standard  JLE^™^ 
material  anneal  for  fusion  sealed  LLWM  (Large  Lightweight 
Mirrors)  160"  (4m)  in  diameter  and  30"  (.76m)  thick. 

Crown  support  considerations,  thermal  control,  and 
complications  from  consecutive  expansions  of  existing 
equipment  indicate  that  new  equipment  must  be  constructed. 

A  new  kiln  will  be  designed  conforming  to  current 
Corning  Glass  Works  standard  practice.  The  unit  will 
consist  of  a  structural  steel  furnace  supporting  insulation 
of  refractory  fiber.  The  mirror  blank  component  supports 
will  be  fabricated  of  conventional  refractory.  Gas-oxygen 
burners  will  provide  annealing  temperatures  in  the 
range  of  1050°C  ±  25°C. 

Specifications  for  alpha  will  dictate  thermal  homogeneity 
control.  Additional  study  funds  may  be  required  during 
detail  engineering,  to  define  the  degree  of  thermal 
homogeneity  required. 

3 . 4  Core  Maker  (Illustration  8.4) 

The  Core  Maker  will  be  a  new,  up-sized,  updated  machine 
based  on  Coming's  existing  Core  Maker  and  operational 
experience  utilizing  the  same  cell  fusing  technology. 

The  cost  of  modifications  required  to  enlarge  the 
current  equipment  dictate  construction  of  a  new  machine. 

The  new  machine  will  be  designed  to  build  a  core  of  4" 
(101.6mm)  square  cells,  30  (762mm)  deep,  180"  (4.572m) 
wide  when  used  in  conjunction  with  a  new  up-sized  Core 
Assembly  Table. 
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The  machine  will  consist  of  a  welded  main  frame  approxi¬ 
mately  25'  (7.620m)  long,  carriage  guide  and  locating 
rails,  an  ell  chuck  and  squash  cylinder  sub-assembly 
with  integral  burner  carriage,  two  up-sized  sealing 
burners,  a  services  carriage  and  support  frame,  electrical 
and  services  controls,  and  portable  core  holding  clamps 
(used  to  support  the  core  as  required  during  assembly), 
supports  for  unfused  end  struts,  and  dial  indicators 
for  set-up.  Improvements  will  include  auto  burner 
ingnition  and  microprocessor  sequencing. 

3.4.1  Sealing  Burner  Experiments 

Sealing  burners  are  critical  components  of  the 
Core,  Ell,  and  Ring  Fabrication  Equipment.  Burner 
experimentation  will  be  required  for  proposed 
up-sizing  of  Coming's  present  burner  design  to 
30"  .(762mm)  in  length  and  to  determine  the  feasi¬ 
bility  of  fitting  two  such  up-sized  burners  in  a 
4"  (101.6mm)  square  cell. 

The  proposed  burner  design  has  a  high  probability 
of  success.  Although  some  temperature  differences 
could  be  expected  down  the  length  of  the  burner, 
it  is  felt  that  proper  cooling  will  keep  thermal 
distortion  to  a  minimum. 

At  this  time,  mechanical  rigidity  and  alignment 
for  a  long  burner  may  be  a  bigger  potential  problem 
than  thermal  distortion.  It  is  believed  that 
burner  port  location  (combination  of  thermal 
distortion  and  mechanical  alignment)  must  be  held 
within  1/16"  (1.588mm)  to  achieve  an  acceptable 
process.  Consideration  will  be  given  to  linking 
the  burners  at  the  top  and/or  mid-sections  for 
greater  rigidity. 

The  burners  should  fit  into  the  4"  (101.6mm)  cell 
without  much  difficulty  since  the  basic  process  is 
similar  to  the  present  one.  However,  this  constraint 
needs  to  be  verified  after  the  final  burner  design 
is  completed. 

In  summary,  the  proposed  process  appears  reasonable 
with  no  major  foreseeable  concerns. 

Tasks  of  a  Burner  experimentation  program  would  be 
as  follows: 
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1.  Investigation  of  existing  burners,  burner 
mounting  and  operational  requirements . 

2.  Analyze  burner  distortion  and  establish 
proper  cooling  requirements. 

3.  Mechanical  conceptualization  and  design  of  a 
prototype  burner  and  burner  mounting  based  on 
theoretical  analyses  and  operational  require¬ 
ments  . 

4.  Determine  feasibility  of  fitting  two  burners 
opposed  in  a  4"  (101.6mm)  square  cell. 

5.  Detailing  and  checking  of  prototype  burner, 
and  mounting  drawings . 

6.  Procurement  of  two  prototype  burners,  fixturing, 
and  fuel  control  components . 

7.  Laboratory  testing  of  prototype  burners. 

8.  Production  plant  testing  of  prototype  burners 
and  verification  of  burner:  design,  mounting, 
operation  within  a  4"  (101.6mm)  square  cell, 
ignition  and  shutdown  procedures  under  normal 
and  emergency  conditions . 

9.  Revision  of  prototype  burners,  mountings  and 
drawings  based  on  testing. 

10.  Engineering  documentation  of  production 

burner  and  mounting  designs,  operation  and 
procedures  for  ignition  and  shutdown. 

Costs  for  a  burner  experimentation  program  are 

included  in  paragraph  6.4. 


3.4.2 


Core  Assembly  Table 


The  Core  Assembly  Table  will  be  a  new,  up-sized 
table,  similar  in  concept,  to  Coming's  exisiting 
Monolithic  Conveyor  Table,  but  specifically  designed 
for  use  with  a  new  Core  Maker  to  assemble  a  mirror 
core . 


The  table  would  be  comprised  of  a  main  frame,  two 
wide  conveyor  slider  beds,  and  a  carriage  weldment 
with  a  vertical  graphite  face  180"  (4.572m)  long. 
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28"  (.711m)  high,  bridging  both  table  slider  beds. 
Two  wide  conveyor  belts  are  attached  to  the  carriage 
and  pulled  over  the  slider  beds,  carrying  the 
assmbled  core  as  the  motorized  carriage  is  retracted 
across  the  table.  Two  air  brakes  clamp  the  carriage 
to  the  main  frame  during  cell  fusion. 

Provision  is  made  to  permit  moving  the  assembly 
table  a  short  distance  away  from  the  Core  Maker  to 
facilitate  finished  Core  removal. 

3 . 5  Contour  Grinder 


The  new  contour  grinder  will  be  manufactured  by  the 
Campbell  Grinder  Co.  The  design  of  the  machine  is 
basically  that  of  a  vertical  boring  mill  with  a  163" 
(4.14m)  diameter  turntable,  180"  (4.57m)  swing  clearance 
and  a  49"  (1.24m)  vertical  clearance.  It  consists  of  a 
steel  base  supporting  the  turntable  and  its  variable 
speed  drive.  An  overhead  steel  bridge  straddling  the 
base  and  turntable  will  be  equipped  with  dual  variable 
speed  grinding  spindles. 

Electronic  numerical  controls  will  be  provided  for  the 
grinding  spindles  to  allow  maximum  flexibility  in 
generating  precise  surface  contours.  According  to  the 
manufacturers  design  specifications,  the  machine  will 
be  capable  of  generating  surface  contours  to  ±0.001 
inches  of  the  mathematical  curve.  Digital  readouts 
will  indicate  position  on  all  axes  to  ±0.005  inches  to 
facilitate  manual  feed  control  and  alignments,  necessary 
for  I.D.  and  O.D.  grinding  and  for  set-up  prior  to 
automatic  contour  grinding. 

3 . 6  Pollution  Control  Impact  (Preliminary  Analysis) 

Gaseous  and  silica  particulate  emissions  resulting  from 
the  ULE  material  production  have  a  potential  pollution 
impact  on  the  environment.  It  is  CGW  policy  to  operate 
in  compliance.  The  Canton  Plant  is  located  within  an 
area  of  New  York  State  designated  as  an  "attainment 
area"  in  compliance  with  National  Ambient  Air  Quality 
standards,  for  particulate  matter.  Because  of  this 
status,  new  construction  or  modification  of  an  air 
source  designated  as  a  major  facility  may  be  subject  to 
Federal  Prevention  of  Significant  Deterioration  (PSD) 
requirements.  The  USEPA  has  defined  a  major  glass 
manufacturing  plant  for  purposes  of  PSD  applicability 
as  a  250  ton/year  threshold  emitter.  Therefore,  if  the 
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Canton  Plant  total  potential  to  emit  particulate  matter 
emissions  were  to  exceed  the  250  tons/  year  "trigger 
number"  the  following  would  be  necessary:  (1)  that  the 
Best  Available  Control  Technology  (BACT)  air  pollution 
control  system  be  installed;  (2)  that  pollutant  incre¬ 
ment  increases  which  allow  for  industrial  growth  in  an 
attainment  area  be  assessed;  and  (3)  that  regulated 
pollutants  be  modeled  and  monitored,  to  assess  the 
potential  environmental  impact. 

3.6.1  Air  Pollution  Control  Device 


At  present,  it  is  uncertain  to  what  extent  the 
LLWM  Project  will  increase  air  emissions.  Emis¬ 
sions  increase  is  contingent  upon  several  variables. 
One  critical  variable  is  whether  existing  furnaces 
would  continue  producing  new  glass  boules  or 
whether  they  would  be  shut  down  if  a  new  100" 
furnace  is  required,  thereby  increasing  emissions 
potential.  Other  variables  include  plant  production 
increases,  expansion  into  additional  furnaces, 
laydown  efficiences,  days  of  production  per  year, 
etc.  Depending  on  circumstances  not  yet  defined, 
it  is  possible  that  the  LLWM  Project  will  increase 
actual  emissions.  If  this  is  the  case,  the  main 
stack  air  source  permit  from  NYS  DEC  will  have  to 
be  modified  to  reflect  this  change.  Granting  of 
the  modification  request  is  based  on  State  environ¬ 
mental  guidelines  and  can  be  a  discretionary  decision 
on  the  agency's  part.  If  the  particulate  emissions 
exceed  a  250  tons/year  "trigger  number",  there 
would  be  an  extensive,  complicated,  and  lengthy 
review  process  under  USEPA  Prevention  of  Significant 
Deterioration  Rules.  These  rules  require  an 
environmental  assessment  to  determine  what  increases 
in  pollutant  level  will  be  caused  by  the  proposed 
project  and  would  require  that  the  Best  Available 
Control  Technology  (BACT)  air  pollution  control 
devices  be  installed,  at  significant  expense,  as 
well  as  requiring  pollution  monitoring  and  modeling. 

Air  pollution  control  devices  will  be  time  consuming 
and  expensive,  requiring  twelve  months  of  pilot 
testing  plus  30  months  for  design  and  installation. 
Therefore,  engineering  and  air  pollution  control 
system  pilot  programs  should  be  underway  in  1981. 
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3.6.2  Air  Pollution  Control  System  Pilot  Studies 

Current  air  pollution  control  technology  neces¬ 
sitates  equipment  trials  prior  to  detail  engineering. 
In  these  trials,  the  various  alternative  pollution 
control  systems  would  be  evaluated  for  control 
efficiency  as  well  as  operating  and  maintenance 
costs.  Final  design  for  a  full-scale  control 
system  would  be  based  on  these  evaluations. 

Past  experience,  gained  from  designing  and  installing 
air  pollution  control  systems  at  other  Corning 
Glass  Works  facilities,  indicates  that  a  pilot 
program  will  require  from  9  to  12  months.  The 
estimated  cost  for  a  program  of  this  type  is  in 
the  range  of  $150,000  to  $250,000. 

3.6.3  Other  Pollution  Control  Devices 

The  plant  currently  has  a  NYS  DEC  industrial 
wastewater  discharge  permit.  NYS  DEC  is  the  lead 
agency  with  which  the  plant  must  work  to  obtain 
any  changes  in  the  wastewater  discharge  from  the 
existing  permit. 

Compliance  with  State  and  Federal  regulations  for 
solid  waste  disposal  would  be  necessary  for  any 
new  or  additional  wastes.  NYS  DEC  is  the  lead 
agency  regulating  disposal  of  all  non-hazardous 
wastes.  The  USEPA  is  currently  the  lead  agency 
regulating  disposal  of  all  hazardous  wastes  as 
defined  by  the  Resource  Conservation  and  Recovery 
Act  of  1976,  Subtitle  C.  With  regard 
to  the  LLWM  Project,  wastewater  and  solid  waste 
discharges  will  most  likely  increase  but  should 
not  pose  any  significant  problems,  although  handling 
and  disposal  practices  might  have  to  be  modified 
at  a  moderate  cost.  It  should  be  noted  that  a 
wastewater  treatment  system  may  be  necessary  if  an 
air  pollution  device  is  required,  which  includes 
some  form  of  gas  scrubbing,  in  addition  to  parti¬ 
culate  matter  removal.  In  this  case,  installation 
of  a  control  device  may  be  even  more  complex  and 
costly  than  at  first  expected. 
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CONCLUSIONS 


4 . 1  General 


Long  lead  time  equipment  can  be  constructed  to  produce 
a  large  lightweight  mirror  blank  utilizing  mirror 
construction  methods  described  in  RADC-TR-80-103 : 

4.1.1  No  technical  or  process  problems  are 
known  which  prevent  mirror  construction. 

4.1.2  Equipment  for  fabrication  of  the  blank 
can  be  designed  and  constructed  by  extension  of 
existing  technologies. 

4.1.3  Deviations  from  information  described  in 
RADC-TR-80-103  are  as  identified  below. 

4 . 2  Equipment 

4.2.1  100”  Glassmakinq  Furnace 

The  100"  forming  furnace  will  be  new  equipment  of 
enlarged  design  utilizing  a  greater  number  of 
existing  design  burners. 

4.2.2  Fusion  Sealing  Furnace 

A  new  sealing  furnace  sized  to  the  blank  must  be 
designed  to  provide  facilities  to  assemble  plates 
and  fire  final  mirror. 

4.2.3  Annealer 

Engineering  evaluations  indicating  that  it  is 
impractial  to  expand  existing  equipment.  A  new 
annealer  will  be  constructed. 

4.2. 4  Coremaker 


The  core  maker  will  require  an  expanded  design  and 
construction  of  new  equipment. 

4.2. 5  Contour  Grinder 


The  new  contour  grinder  will  provide  the  size 
capacity  and  the  grinding  precision  to  prepare 
mirror  blank  component  parts  for  assembly. 
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4 ■ 3  Development  Programs 

4.3.1  A  burner  development  program  will  be 
required  for  the  coremaker. 

4.3.2  Development  programs  delineated  in 
RADC-TC-80-103  are  still  required  as  follows: 

1.  2400  lb.  (1089  kg)  boule  development. 

2.  Core  sealing  development. 

4.3.3  An  equipment  piloting  program  for  air 
pollution  control  devices  may  be  required. 
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RECOMMENDATIONS 


5 . 1  Support  to  determine  other  equipment  necessary  and 
complete  preliminary  engineering  on  those  items. 

5 . 2  Support  of  detail  engineering  and  procurement  of 
long  lead  time  equipment. 

5 . 3  Combine  program  phases  of  preliminary  engineering, 
detail  engineering  and  procurement  of  equipment  to  a 
single  contract  to  minimize  time  delay  to  construct 
blanks . 

5 . 4  Define  blank  procurement  program  sufficiently  to 
allow  determination  of  detailed  equipment  necessary  for 
pollution  control. 

5 . 5  Initiate  development  programs  as  delineated  in 
this  report  and  RADC-TR-80-103 . 

5 . 6  Initiate  a  piloting  program  to  define  pollution 
control  equipment  if  required. 


i  6.0 

COST  ESTIMATES 

|  All 

cost  estimates  in 

1980  current  dollars. 

Costs  do 

not 

j  :  include  contract  or  program  administration. 

M 

Engineering 

Consultant 

Construction 

Total 

r  j 

($1000) 

($1000) 

($1000) 

($1000) 

t 

100"  Glass  Making 

L  4 

Furnaces 

$  451.8 

$ 

451.8 

I  I 

Engineering 

$ 

134.7 

134.7 

i  j 

Consultant 

$  158.4 

158.4 

ra 

Travel 

23.8 

23.8 

f 

ST  Cost  -  100" 

r 

Furnace 

$ 

158.5 

$  158.4 

$  451.8 

$ 

768.7 

r  6.2 

Sealing  Furnace 

$  302.9 

$ 

302.9 

L  j 

Engineering 

$ 

78.5 

78.5 

Consultant 

14.4 

14.4 

P  ■ 

Travel 

6.0 

6.0 

14 

ST  Cost  -  Sealing 

fj 

Furnace 

$ 

84.5 

$  14.4 

$  302.9 

$ 

401.8 

|  (  6.3 

Annealer 

$  186.0 

$ 

186.0 

Engineering 

$ 

41.5 

41.5 

p. 

Consultant 

$  9.0 

9.0 

|  , 

Travel 

1.0 

1.0 

F 

ST  Cost  - 

f  > 

Annealer 

$ 

42.5 

$  9.0 

$  186.0 

$ 

237.5 

\  6.4 

Core  Maker 

$  648.1 

$ 

648.1 

: 

Engineering 

$ 

218.7 

218.7 

k. 

Consultant 

$  283.8 

283.8 

t 

‘A 

Travel 

56.3 

56.3 

■ 

f 

ST  Cost  - 

'1 

1 

Core  Maker 

$ 

275.0 

$  283.8 

$  648.1 

$1 

,206.9 

N  6.5 

Sealing  Burner 

0 

Experiments 

$  60.0 

$ 

60.0 

r 

Engineering 

$ 

52.9 

52.9 

, 

Consultant 

$  15.0 

15.0 

Project  Expense 

9.5 

$ 

9.5 

ST  Cost  -  Sealing 

Burner  Experiments 

$ 

62.4 

$  15.0 

$  60.0 

$ 

137.4 

Sub-Total  Cost 
G&A  18.015 
10%  Handling 
Target  Cost 
Profit  -  15% 


Engineering 

($1000) 

Consultant 

($1000) 

Construct 

($1000) 

ion  Total 
($1000) 

$  622.9 

$  480.6 

$1,648.8 

$2,752.3 

112.2 

86.6 

198.8 

165.0 

165.0 

$  735.1 

$  567.2 

$1,813.8 

$3,116. 1 

110.3 

85.1 

-- 

195.4 

Selling  Price 


$  845.4 


$  652.3 


$3,311.5 


7.0  TIMING  ESTIMATES  and  LONG  LEAD  TIME  PARTS  LIST 


All  estimates  given  in  months  from  mutually  agreeable  start 
date.  Long  lead  time  parts  are  those  with  greater  than  six 
months  procurement.  Schedule  charts  are  included  in  Sections 
10.1  to  10.6. 

Elapsed  Time 

7 . 1  100"  Glassmaking  Laydown  Furnace  (Chart  10.2)  To  Completion 


7.1.1 

Complete  Detail  Design  Engineering 

6  mo 

7.1.2 

Complete  Procurement  &  Fabrication 

19  mo 

7.1.3 

Complete  Installation 

21  mo 

7.1.4 

Begin  Development 

21  mo 

7.1.5 

Begin  Production 

26  mo 

7.1.6 

Long  Lead  Time  Parts  List: 

Table  Drive 

19  mo 

Exhaust  Fans 

6  mo 

Fusion  Sealing  Furnace  (Chart  10.3) 

7.2.1 

Complete  Detail  Design  Engineering 

5  mo 

7.2.2 

Complete  Procurement  &  Fabrication 

13  mo 

7.2.3 

Complete  Installation 

17  mo 

7.2.4 

Available  for  Sealing 

17  mo 

7.2.5 

Long  Lead  Time  Parts  List: 

Table  Drive 

6  mo 

Exhaust  Fans 

6  mo 

Annealer 

(Chart  10.4) 

7.3.1 

Complete  Detail  Design  Engineering 

4  mo 

7.3.2 

Complete  Procurement  &  Fabrication 

14  mo 

7.3.3 

Complete  Installation 

15  mo 

7.3.4 

Available  for  Operation 

16  mo 

7.3.5 

Long  Lead  Time  Parts: 

-None  greater  than  six  months 


7.4  Core  Maker  (Chart  10.5) 


7.4.1 

Complete  Detail  Engineering 

10  mo 

7.4.2 

Complete  Procurement  &  Fabrication 

22  mo 

7.4.3 

Complete  Installation 

25  mo 

7.4.4 

Available  for  Operation 

25  mo 

7.4.5 

Long  Lead  Time  Parts  List: 

-None  greater  than  six  months 


7/1/81 

5/1/82 

7/1/82 

7/1/82 


ILLUSTRATIONS 


Key  to  Illustrations 


Illustration 

8 

.  1  100"  Forming  Furnace 

The  furnace. 

laydown  table,  drive  system,  and 

ducting 

are  shown  in  isometric  view. 

Illustration 

_8 

.2  Sealing  Furnace 

The  proposed 

sealing  furnace  design  is  shown 

and  elevation. 

Letters  refer  to  items  listed 

A 

— 

Panel  Board 

B 

- 

Flow  Meters  &  Valves 

C 

- 

Hoses  to  Burners  -  5/Burner 

D 

- 

Crown  Supports 

E 

- 

Catwalk 

F 

- 

Burner  Hose  Rack 

G 

- 

Burner  Rack  and  Crown  Supports 

H 

- 

Burners 

J 

- 

Crown  -  (H?0  Cooled) 

Walls  -  1FB3000 

K 

- 

L 

— 

Table  Insulation  Graded  IFB  -  : 
D2600-D2000 

M 

- 

Casters 

N 

- 

160"  Plate 

P 

- 

Drive  Unit 

R 

- 

Motor 

S 

- 

Duff-Norton  Jacks 

T 

- 

Jack  Posts  -  (3) 

V 

- 

Rotating  Table 

Illustration 

_8 

.3  Annealer 

The  proposed  annealer  design  is  shown  in  plan  and 
elevation.  Letters  refer  to  items  listed  below: 

A  -  Fiber  Blanket  in  Doors 

B  -  Hearth  Tile 

C  -  IFB  Insulating  Fire  Brick 

D  -  Upper  Wall  Burners 

E  -  Burners  -  (Near  Side) 

F  -  Burners  -  (Far  Side) 

G  -  Counterweight 

H  -  Fiber  Blanket  -  Suspended  Crown  Con¬ 

struction 

I  -  Access  Door  at  Each  End 

J  -  Hearth  Tile 
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Illustration  8.4  Core  Maker 

The  coremaker  and  assembly  table  are  shown  in  isometric 
view. 

Illustration  8.5  100 11  Glassmaking  Furnace  Location 

Furnace  room  four  at  the  Canton  Plant  is  shown  in  plan 
with  the  100"  glassmaking  furnace  and  associated  ducting 
location  in  the  northeast  corner. 
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LLUSTRATION  8.2 


LLUSTRATION  8.4 


LLUSTR  AT  ION  8.5 


TABLE  9-1 


MIRROR  BLANK  SPECIFICATIONS 


Diameter 

(157.48") 

4.00  meters 

Aspect  Ratio 

7-1 

Thickness 

(22.50") 

0.57  meters 

Radius  of  Curvature 
(480.00" ) 

12.19  meters 

Center  Hole 

0.61  meters 

(24")  to 

0.91  meters 

(36") 

Strut  Thickness 

5.08  mm  ( .200"  ) 

Strut  Size 

10.16  cm  (4.00") 

Blank  Back  &  Front  Plate  Thickness 

3.81  cm  (1.50") 

Mirror  Blank  Weight  (approximately) 

9000  lbs. 

CHART  10.1 


MONTHS 


100"  GLASSMAKING  FURNACE 


MONTHS 


SEALING  FURNACE 


CHART  10.4 


COREMAKER 


MONTHS 


GRINDER 


ACKNOWLEDGEMENTS 


The  authors  would  like  to  acknowledge  the  technical  contributions 
of  G.  E.  Burke,  M.  N.  Kalinich,  G.  S.  McLaren,  H.  G.  Rodgers,  Sr., 
A.  J.  Sokolowski,  and  N.  D.  Vandyke  in  the  preparation  of  this 
report. 


36 


addresses 


number  line 
of  copies  number 


Doris  [lamill 
RAuC/OCSc 


RAJC/fSLD  •  2 

URIFFISS  AFd  NY  13441 


RAUC/DAF  2  3 

GRIFFISS  AFB  NY  13441 


A Dm  IN ISTRATOR  » 2  5 

Dtr  TcCH  INF  CTR 

ATiN*  DTIC-DDA 

OAMFRON  STA  Bo  5 

ALuXANdRI A  VA  22314 

riQ  F3C  (XFZP)  »  12 

SAN  ANTONIO  TX  78243 


HQ  FSC/DOO  •  13 

SAN  ANTONIO  TX  78243 


HQ  USAr/XOKT  •  17 

WASHINGTON  DC  2033G 


HO  USAF/RDFV  •  21 

WASHINGTON  DC  20330 


FtNTAGON  2  26 

USJRAc.  RW  30- 1  3V 
ATiN*  TSCO 
WASHINGTON  DC  20301 


HQ  AFSC/OLS  I  28 

AN0RFW3  AFB  ND  20334 


r 


HQ  AFSC/TEVE 
ANDREWS  AFB  MD  20334 


HQ  AFSC/SDWR 
ANDREWS  AFB  MD  20334 


HQ  AFSC/SDfc 
ANDREWS  AFB  MD  20334 


HQ  AFSO/XRTD 
ANDREWS  AFB  MD  20334 


HQ  AFSC/XRFO 
AMJREWS  AFB  MD  20334 


HQ  AFSD/DLWA 
ANDREWS  AFB  MD  20334 


HQ  AFSC/XRKK 
ANDREWS  AFB  MD  20334 


HQ  AFSC/XRKR 
ANDREWS  AFB  MD  20334 


HQ  SAC/NRI  (STINFO  LIBRARY 
OFFUTT  AFB  NE  68113 


3V 


HQ  324  6  TW/TETE 
EGLIN  AFB  FL  3254 2 


HQ  3246  TW/TETW 
EflLLN  A  Ffl  _F1. 


38 


I 


46 


AHA  TL/JLOOL 
LUL1N  aFB  FL  32542 


tSiC/FM  ( SriNH'O) 
FAiRlCK  AFd  FL  32V25 


TAr IQ/1 iFe 
LAJuLcr  AFd  VA  23oo5 


HU  TAC/XFS  (ST INFO)] 
LAisULci  Ard  VA  23665 


HQ  TAC/  l)OC 

LANULtt  Ard  VA  23665 


HO  TAC/DRCA 
LAHQLcY  Ard  VA  23065 


hO  TAC/DRCQ 
LAiiQLci  Ard  VA  2366 5 


HU  TAU/UHAV 

ATiNi  CArT  H  A  MAUL 

LAN uLc >  Ard  VA  236o5 


AFaC  Li AI SON  OFFICc 

LANULc*  do S LARCH  CcNTtH  (NASA) 

LANULc(  Ard  VA  23665 


ASJ/tNrTV 

WHi  QHf-FAfTtRSON  AFB  OH  45433 


AFiiL/Nl  Vbc  (  C  t  dAUM  ) 
<lw  H  AND  AFd  NM  H/l  17 


AF.<L/SJL  I  64 

ATI N*  TECHNICAL  LIBRARY 
KIRTLANO  AFB  NM  87117 

AF..L/NTYC  (CHARLES  A  AEBY)  I  65 

KIRILANO  AFB  NM  87.1  17 


ASJ/ENuGM  I  70 

NRiGHT-FATT  ERSON  AFB  OH  45433 


ASJ/XRO I  (BARTHEL)  I  73 

NRiGHT-FATTERSON  AFB  OH  45433 


ASJ/TAMC  I  74 

MRi OHT- FATTER SON  AFB  OH  45433 


ASJ/ENAOA  I  75 

BRIGHT- FAIT ERSON  AFB  OH  45433 


ASO/ENADO  I  77 

NR1 Gri  T-FATT ERSON  AFB  OH  45433 


ASG/XRM  (MR  F  J  RATH)  I  79 

NR1  OHT-FATf  ERSON  AFB  OH  454  33 


ASO/XRt  I  80 

MR! GHT-FATT ERSON  AFB  OH  45433 


AF I T/LDE  -  TECHNICAL  LIBRARY  I  81 

BUILDING  640,  AREA  B 
M  Ri  GHT-FATT ERSON  AFB  OH  45433 


AFnAL/MLF 

MRiGnf-FAiTEBSON  ArB  OH  45433 


40 


I 


83 


Ab.«AL/MLTb 

rtRiOH'ILRATTbRSON  Arb  OH  45433 


ASo/AXf 

ATI N*  DR  ROBcRT  BOOOfcSS 
riRi  OH  f-RAFTBRSON  AbB  Ori  45433 


AMO/RDR 

BROOKS  Abb  TX  7823s 


AMJ/RDri 

BROOKS  Ab'd  TX  78235 


AUL/LSu  6/- 342 
MAX  rib  LL  Ab'B  AL  36112 


HQ  AOOOM/XRYS 

ATi  Ni  OR  ri  R  MATOUSH 

ReicRSON  AbB  CO  BOV  1 4 


HQ  AblX/OARL 

BLOCJ  R— 40  MORTn,  RM  V 

SCOTf  AHd  IL  62225 


33jo  riri/rr ox 

Kb-SLcR  At*B  MS  3V534 


ObrtNSc  INTcLLIObMCb  AOcNCY 
ATiN»  RSb-2  (LT  COL  SCdriARTZ) 
riAaril NOTON  DC  20301 


OcrbNSc  INTbLLIOtNCY  AGcNCY 


WASH I No TON  DC  20301 


DIRECTOR 

DEpENSe  NUCLEAR  AGtNCY 
ATiNi  TIL 
WASHINGTON  DC  20305 


UlHcCfOR 

BMD  ADVANCED  TECHNOLOGY  CENTER 
ATINi  ATC-R,  DON  RUSS 
PO  bOX  1500 
HUNTSVILLE  AL  3580/ 

DlHeCfO  R 

BMD  ADVANCED  TECHNOLOGY  CENTER 
ATi N*  ATC-D,  FRANK  L  BROWN 
PO  BOX  1500 
HUNTSVILLE  AL  3580  7 

COMMANDING  OFFICER 
NAVAL  AVIONICS  CENTER 
LIBRARY  -  CODE  765 
INDIANAPOLIS  IN  46218 


NAVAL  i RAINING  EQUIPMENT  CENTER 
TECHNICAL  INFORMATION  CeNTER 
ORLANDO  FL  32813 


COMMANDER 

NAVAL  OCEAN  SYSTEMS  CENTER 

ATTN*  TECHNICAL  LIBRARY,  CODE  4473B 

SAN  DIeGO  CA  92152 


US  NAVAL  WEAPONS  CENTER,  CODE  343 
ATiNi  TECHNICAL  LIBRARY 
CHINA  LAKE  CA  93555 


SUPERINTENDENT  (CODE  1424) 
NAVAL  POSTGRADUATE  SCH<X)L 
MONTEReY  CA  93940 


COMMAND ING  OFFICER 
NAVAL  RESEARCH  LABORATORY 
CODE  262/ 

WASHINGTON  DC  203/5 


NAVELeXSYCOM 
HMc*  1 1  /— 22 
WASHINGTON  DC  20360 


REDSTONE  SCIENTIFIC  INFORMATION  CENTER 
ATiNi  DRSMI-RPRD 


US  ARMi  MISSILt  COMMAND 
R to STONE  ARSENAL  AL  35809 


DOi/FAA  TECHNICAL  CENTER 
ARj-14^;  (ATTN*  A  R  CIOFFI) 
ATLANTIC  CITY  NJ  08405 


NATIONAL  CtNTtR  FOR  ATMOSPHERIC  RESEARCH 
MESA  LIBRARY 
FO  BOX  3000 
BOJ LDcR  CO  80307 


ADVISORY  OROUF  ON  cLECTRON  DEVICES 
20 1  VARlCK  STREET,  9Tri  FL<X)R 
Nb«  YORK  Nr  10014 


FRANK  j  SEILER  RESEARCH  LAB 
FJo  RL/NfiL 

US  AIR  FORCE  ACADtMY  CO  80840 


LOS  ALAMOS  SCIENTIFIC  LABORATORY 
ATiN*  REFORT  LIBRARY 
FO  BOX  1663  (MS-364) 

LOo  ALaMOS  NM  87546 


LOS  ALAMOS  SCIENTIFIC  LABORATORY 

ATiN*  REFORT  LIBRARY 

MAIL  SIATION  5000 

FO  BOX  1663 

LOS  ALAMOS  NM  8754s 

AIR  FORCE  ELEMENT  (AFcLM) 

Tri^  RAND  CORF 
1700  MAIN  STREET 
SANTA  MONICA  CA  90406 


THu  RAND  CORFOHATION 
ATiN*  LIBRARY 
2100  M  SfREcT,  NM 
MASril NOTON  DC  2003/ 


DR  RAY.<bR  K  ROSICri 
tLeCTRO  MAJNtTIC  AFFLNS,  INC 
C/0  7031  FIERSON  STREET 
ARY  ADc  CO  80004 


AtuC  LIBRARY  (TtCri  FILES) 
ARNOLD  AFS  TN  37389 


41 

Director 

National  Security  Aqancy 


ATTN*  TI2I3/TDL 
Fort  Meade  MD  207  5b 


Director 

National  Security  Agency 
ATiNi  wo/ 

Fort  Meade  MD  2075b 


Director 

National  Security  Agency 

ATiNi  W 1 6 

Fort  Meade  MD  207b5 


Director 

National  Security  Agency 

ATiNi  W 22 

Fort  Meade  MD  20755 


Director 

National  Security  Agency 

ATI N*  W31 

Fort  Meade  MD  20755 


Director 

National  Security  Agency 
ATTNi  S809  (Major  Clevenger 
Fort  Meade  MD  20755 


Director 

National  Security  Agency 

ATI Ni  R03 

Fort  Meade  MD  20/55 


Director 

National  Security  Agency 
ATiNi  Rl 

Fort  Meade  MD  20755 


Director 

National  Security 
ATi  N*  R2 

Fort  Meade  MD  20755 


Dir ector 

National  Security  Agency 
ATiNi  R5 

Fort  Meade  MD  20755 


Director 

National  Security  Agency 
ATI  Ni  R6 

Fort  Meade  MD  20755 

44 

Director 

National  Security  Aaencv 


bSd/XR 

HANSCOM  AFB  MA  01/31 


HQ  bSU/YSM  (STOF  18) 
HANSCOM  AFB  MA  OJ /3 1 


HQ  bSU/DCR- I  I 

HAN  SCO*  AFB  MA  01731 


AF'tWCA;  SHI 

San  Antonio  TX  78243 


Attn*  parry  R. Stepp 
Corning  Class  works 
Corning  New  York  14831 


Corning  Class  Works 
Canton,  NY 

Attn*  « 1 1 1  i  am  Baldwin 


DARFA/UbO 
1400  wilson  Blvd 
Arlington,  VA  2220V 
Attn*  Col  Ronald  Fra ter 


Fer kin-timer  Corp. 

MS  278 
Main  Ave 

Norwalk,  cr  06856 
Attn*  Harold  Levenstein 

opcical  Sciences  Center 
Univ.  of  Arizona 
Tucson,  AZ  85721 
attn*  R.  R.  Shannon 


Ferkin-tlmer  Corp. 

EOO  MS  278 
Main  Ave. 

Norwalk,  CT  06852 
Attn*  Ceorge  h.  Seibert 


M JR  Inc 


71  olaxe  6c 

Nee  uham ,  MA  02 1 92 

Attn*  Ur.  Kenneth  rtobinson 


Lockheed  Missile  4  Space  Corp. 

32o I  nanover  St. 

dlJg  2u I  0/52—54 

Palo  Alto,  CA  94304 

Attn*  Louise  Decker 

Itek  Corp. 

10  Maguire  Rd. 

Lexington,  MA  021/3 
Atcn>  Richard  J.  Mollensak 


rtlKSpace  Divis^pnr/YLU 
rtoritmay  Po^frii  Center 
P.O.  b^J/ZvdO 
Los  Apg£T*s-CA  90009 
At^rti  Capt  Compton 

Analytic  Decisions,  Inc. 
140  I  Mi  Ison  rilvd  Suite  200 
Arlington,  VA  22209 
Attm  Norman  H.  Schultz 


AF..L/AL0 

Kir  tland  ArB,  NM.  d/  1 17 
Aten*  Lt  Col  James  Dillow 


THc  Ack  SPACt  CORP 

Bl-g  125  Mail  Station  2339 

P.O.  dox  92957 

Lo„  Angeles,  CA  90009 

Aten*  Dr.  t.  a.  Sllvertooth 

Riverside  Research  Institute 
Sui  te  /II 

I 7o I  N.  Ft.  Myer  Dr. 
Arlington,  VA  221  dO 
Aten*  Dr.  Robert  Kappesser 

C.S.  Draper  Labs  MS  70 
55o  Technology  Square 
Cambridge,  MA  02139 
Attn*  r'aul  Kellen 


La^tman  Kodak  Co. 

901  him grove  Ru. 
Rochester,  NY  1465o 
Attn*  Robert  b.  Keim 


Perkin-clmer  Corp. 
bOU  MS  241 
Main  Ave 

Norwalk,  CT  06H56 
Attn*  Dr.  David  R.  Dean 


Perkln-tlmer  Coro 


Main  Ave. 

Norwalk,  CT  06856 
Aten*  Joel  Askinazi 


Itek  Corp. 

10  Maguire  Rd. 
Lexington,  MA  02173 
Attn*  Roland  L.  Plante 


Itek  Corp. 

10  Maguire  Rd. 
Lexington,  MA  02173 
Attn*  Frank  G.  Borenzi 


SAi 

803  rtest  Broad  St 
Fails  dhurch,  VA  22046 
Aten*  ctnmanuel  Goldstein 


**.  J.  Schaffer  Associates 
10  Lakeside  Office  Park 
rtakefield  ,  MA  01880 
Attn*  c.C.  Borsare 


Eastman  Koadak  Company 'castman  Kodak  Company 

Kodak  Apparatus  Division 

901  Elmgrove  Rd 

Rochester,  NY  14650 

Attn  Davia  A  Crowe 

Lockheed  Space  and  Missile  Co 

Dept  5203  Bldg  201 

325  1  Hanover  St 

Palo  Alto,  CA  94305 

Aten*  Dennis  Aspinwall 

Lockheed  Palo  Alto  Research  Lab 

0/32-03,  B20I 

325  I  Ha  nove  r  St 

Palo  Alto,  CA  94305 

Aten*  Richard  Feaster 

Hughes  Aircraft 
MS  D/125 

Centenela  &  Teal  Sts 
Culver  City,  CA  90230 
Attn*  Martin  Flannery 

Hughes  Aire  raft  Co 
MS  6E  125 

Culver  City,  CA  90230 
Attn*  Ur  Fred  McClung 


NASA  Marshall  Space  Flight  Center 
Mail  Code  EC32 
Hunstvi  lle.AL  35812 
Attn*  Charles  0.  Jones 


